MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 
SHAHEED Z.A. BHUTTO CAMPUS, 

KHAIRPUR MIR’S 



BID EVALUATION REPORT 


OF TENDERS 


For Air-Conditioning work of ICP Cell, Mechanical 
Engineering Department and Cafeteria of 
MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s. 

& 

For transferring three Nos. Transformers from 
Academic premises to Residential Block and HT work 
for Developed Phase of the Residential Complex at 
MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s. 
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MKIIRA.N UMVKRSITV OF KNCI.NFKKHNC & TECHNOLOGY, 

SHAIIKKI) ZA 1.F1UUAK AN HIIU'ITO CAMPUS. KHAIRPUR MIK'S 

No. M UET/SZ A B/K H P-C/A R( Estt : )/ 79 
Paled: 01-02-2016 


NOTIFICATION 

li is noli lied lor the general inibrmalion of all concerned that with the approval of the competent 
authority and in fulfillment of the requirement ol Rule No. 7 of SPPRA Rules 2010, the Pro-Vice 
t haneellor . Mchran University of Engineering & technology, Shaheed /ulfiqar All Uhutlo Campus 
khairpur Mb's has been pleased to rc-constilutc the " Procurement Committee" for the procurement 
ol I urn it ure Fixtures / Works / Goods/ for various Buildings of MU FT. Shaheed Z.A Bhutto 
C ampus khairpur Mil's, due to recently retirement of Mr. Riaz Ahmed Arian. Associate 
Professor! I sternal Member) from his services from Government College of Technology, Khairpur 
Mir s I lie name of Mr. Ghulain Mujtaba Abbasi. Executive Hngincer (Flcctrical), SAUU Khairpur 
Mir s has been recommended by Project Director. 


J lie revised Committee is consisting of the I'ollowine:- 

lt/l- ngr. Sajiad Hussain Memon 
Project Director 

2. Mir Sajjad Hussain Talpur 

Principal PTFI/GCT. Khairpur Vlir's 

F In-charge Chairman of concerned Department 

•I Mr Ghulam Mujtaba Abbasi 
Executive Hngineer (Electrical) 

SAI.U Khairpur Mil 's 

x Divisional Forest Officer Khairpur 

n. Mr Wuqas Ali C’hanna 
Deputy Director Finance 
Ml II. S/AB, Campus. Khairpur Mir's 

7. Fngr. Naveed Ali Brohi 

Assistant Engineer (Flcctrical) 


Convener 

Fxtcrnal Member 

Member 

Fxtcrnal Member 

Fxtcrnal Member 
Member 

Secrctary/Mcmbcr 


1 1 RMS OF RKFKRENCK OF fill. COMMUTER: 

► 

I Preparing Bidding Documents 

II. Carrying out technical as well as financial evaluation of the bids. 

III. Preparing evaluation report as provided in Rule 45. 

IV. Making recommendations for the award of contract to the competent authority. 

V. Perform any other function ancillary and incidental to the above. 
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M EH RAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

S1IAIIKKI) /.ULFIQAR AIJ BHUTTO, CAMPUS KIIA1RPUR Ml ICS 

1-niiiil pi.unmiclklip alu pk (0213-928(1312-13. 1 ii\ 0233-928(8123 C ell 0332-39(8,5801 


Kef: 


Dated jL - n - 


Public Relation Officer 


dawn MOND AY NOVEMBER 141 2016 



Month 


r 


— - — — !J 

Wlehran University of Enaineer'r " 2 - 1 

jr W. . 

'SAY NO TO CORRUPTION" 


, n m ministered 1 vith Income Tax/Sales Tax 

s„, ‘ ,e,n 


ISHISSSSSe 

1 Z.A Bhutt o campus Khairp urMn s _ ^ El ement a^d 


“SST 


V/ulh 1 1 xiv* r ■ I* i — 

^^ d |,i°icT qhahi^edZ.A^BhiiKO Campu^W tairputMirs. 1 


Rs. 2.15 

(Ml 


01 

Month 


For Air-( 

Ca feteria u, "»y--> — i 

le terms and conditions ® re .9^®" 0 “* e “ Undersigned on 

TheTender Documents can h ® T . . w m p e issued from 16-11-2016 to M( jgx Shaheed Z.A Bhutto , 

i 

saw*® • 

presentTthattime heSamfl nB renewed/valid Electrical License with Electrical Inspector u or 

Preference sha« be a.ven w *0^ Institution of Sindh Pmvmc ^ , f Qovefn[Tient declares Holiday the 

, ™ wseTfundesirable chcumstances on^bm^ssio^ op^ ^ time & venue. i the competition 

• (ENGHSAJJAD HUSSAIN MEMON, 

PROJECT DIRECTOR 


Phone No. 0243-9280314 



Kef 


IVIEHRAM UMW-Ksn^ OF ENGINEERING & TECHNOI (X V 

MIAMI 1,|) /A LFIQAR AM BHUTTO, CAMPUS KIIAIRPl R AMR'S ’ 

cclu pk (02 13-92X03 12-13, l a, 02. 1 3-92X0021 (dl 03^2 iLoxo!' 1 ^ S 


Ijublic Relation Offing 


Dated:/ 0 , . n 

u -a-*ff£ 


y 2016 12 

, 



'SAY NO TO CORRUPTION' 



/U'Zl )46(i)^>ZlSPPRA^^Ujj/ i ^ • ifa/uz-ii } s.jc~ , l $ L/^'^C r 7^* ) 1 


.101 


.101 


aft'j/ 


-).C^2.15 


-./ 2 , 000 /- 


->/C^1.8/5 i-v 2,000/- 


| S'/' uAo* ( 0 3)cA/ Uyf't ^ <£ AfUj; *Jt/d LJ 

—Cfd£ /^ *-£*/* 1 

•U^i} j*Jt£ ijX't •urf&Jfj'Zi} i» j:y^ 1 ij r yd'u\ fj< i ^y 


i>bA Jrf j JjJ laul^§ ttil>* 

U/CjI' A • l/T && 1 £*' b)jyd‘ iSJb&Ji'jf rd 'J ~cf/x ^ d s /'/£-s 1 > U? / h^ied JiJ Ji! / W £ 2 %<£ ) 'jJ^ * 

- {»: t uGt/^U /,^> Jc- L a • 

- Jt- U J; £ ;/d frt njs.*L- b<£.K /jL U l)' tf£. c^Afiy U*£ if 1 J > t^C W/tf” /*: £ • 

{ >**« Jbwi yuoil) 

/ [< 


0243-928031 4 ://d/ 
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M EI1 RAN UNIVERSITY OF ENGINEERING & TEC HNOLOGY, 

SIIAIIKEl) ZULKIQAR ALI BHUTTO, CAMPUS KHA1RPUR MIR’S 

I -mail: piu</ nweiklip.eclu.pk (02-13-92803 12-13. l ax 0243-92X0(123 Cell 0332-391 l(.3XO| 


Oatcd:/3 


Public Relation Officer 



(PW, 


motocobbuptio 




<U v 2,000/- 


JrliOA'i- 


>***') — 




r‘* k - 



.1 


2 

1 J- j 5Ji M*-»* tt, -H 

. iC* ._ »..* _ 1 


J A'* " 


^ ✓ T. 
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QjSfe MEM KAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SIIAIIKEI) ZULFIQAR ALI BHUTTO, CAMPUS KIIAIRPUK MIR’S 

■ “"O I -mail pro 11 imielkhp cilu pk <0213-92X0312-13. Fax; 02.13-92X0023 fell 0332-39005X0 | 

Kd; Dated: 


Public Relation Officer 





**>>&/£>$ 


,2016^;i 1 6 >L"PD/mUET/KHP/-466^ 

jU \ji, eCjihittyi’dtfifl 1 JA} (/ d J t, 4r>^ *•*'■' f* 

~ .' ft 

Jif_ 3:00 (,*>• 2016/t'jl 9. fcjtJ/lSu&jJif 

^12:00 «w.2016/>20 

<12:30 r,»-2016^20 j 

MaOn/*”" 




■ 


0243 -92803 14 :/^/’' pioihimioo 
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MF.HRAN UNIVERSITY OF ENGINEERING & I FXHNOLOOY, 
SI I All K ID ZULF1QAR AL1 BHUTTO, CAMPUS KIIAIRI UR MIR S 
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Attendance Sheet of Members of Procurement Committee. 



ME11RAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, SHAHEED Z.A BHUTTO 
CAMPUS KHAIRPUR MIR’S 


Name of Work i) For Air-conditioning work of ICP Cell, Mechanical Engineering Department and Cafeteria of 
MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s. 

ii) For Transferring Three Nos Transformers from Academic Premises to Residential Block and HT 
work for Developed Phase of the Residential Complex at MUET, Shaheed Z.A Bhutto Campus 
Khairpur Mir's. 


Dated: 20-12-2016 

Time: 12:30 PM 


Sr.No. 

Name of Representative 

Name of Firm/ Departments 

Designation 

Signature 

1 

Engr Sajjad Hussain Memon 

Project Directorate 

MUET. SZAB Campus 
Khairpur 

Project Director 

Sfer* 

ZY — - 

2 

Engr. Mir Sajjad Hussain Talpur 

PTTI/GCT, Khairpur Mir’s 

Principal 


3 

Divisional Forest Officer Khairpur 

Forest Department 

DFO 


4 

Engr. Ghulam Mujtaba Abbas i 

SALU Khairpur Mir's 

Executive Engineer 
(Electrical) 

\ 

5 

Mr. Atta Muhammad Phull 

Civil Engg. Deptt: 

Chairman 

^ 

6 

Mr.Waqas Ali Channa 

Finance Department 

MUET. SZAB Campus 
Khairpur 

Deputy Director Finance 


7 

Engr. Naveed Ali Brohi 

Project Directorate 

MUET. SZAB Campus 
Khairpur 

Assistant Engineer 
(Electrical) 

V 7 


TENDER OPENING SHEET 
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TENDER OPENING SHEET 
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BIDDERS QUALIFICATION REPORT 
Rule-46(i) single Stage one Envelope Procedure 


Name of Work:- For transferring three Nos. Transformers from Academic premises to Residential 
Block and HT work for Developed Phase of the Residential Complex at MUET, 
Shaheed Z.A Bhutto Campus Khairpur Mir’s. 


Date and Time of Bid Opening: 20. 12.2016 at 12:30 P.M 

Name of Bidder: M/s Kashif Constructor, Khairpur 


Sr.# 

Eligibility 

Yes 

No 

1 

The interested contractors must have related experience / work order in last three years. 



2 

The contractor must possess renewed / valid electrical incenses of electrical inspector 
region Sukkur. 




Registration with relevant tax authorities (Sindh Revenue Board) 




Name of Bidder: M/s G.A Electric Store, Khairpur 


Sr.# 

Eligibility 

Yes 

No 

1 

The interested contractors must have related experience / work order in last three years. 



2 

The contractor must possess renewed valid electrical incenses of electrical inspector 
region Sukkur. 


* 

3 

Registration with relevant tax authorities (Sindh Revenue Board) 




Name of Bidder: M/s OM Parkash M. Kundnani, Larkana 


Sr.# 

Eligibility 

Yes 

No 

1 

The interested contractors must have related experience / work order in last three years. 



2 

The contractor must possess renewed / valid electrical incenses of electrical inspector 
region Sukkur. 



3 

Registration with relevant tax authorities (Sindh Revenue Board) 

L/ 

. 



Engr Mir Sajjaa Hussain Jaipur 
PTTI/GTC. Khairpur Mir's 
Kxlernal Member 



Mr.Maqsood Ahmed M cmon 
District Forest tyfticer Khairpur 
External Member 



Mr. AUa Muhammad Phull 
Chairman Civil Engg. Deptt: 

MUET. SZAB Campus Khairpur Mir's 


MrVWJtcjfs VXluVpHnna 
Demity Diretjeir Finance 
MUBjT. SZ/CB Campus Khairpur Mir's 
Member^ 



Mr. Ghulam Muftaba Abbasi Principal 
Executive Engineer (Electrical) 
SALU. Kh$ 

External Member 


Pm 


TU'-tV 

.Nlavecd Ali I 


Engr.’Navced-ffli Brohi 
Assistant Engineer (EL). 

SZAB Campus Khairpur Mir's 
Member / Secretary 


Engr.Sajjad Hussain Memeon 
incharge Project Director 

MUET. Shaheed Z.A Bhutto Campus. Khairpur Mil's/ Convener 


1 
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BIDDERS QUALIFICATION REPORT 
Rule-46(i) single Stage one Envelope Procedure 


Name ot Work:- For Air-Conditioning work of ICP Cell, Mechanical Engineering Department and Cafeteria of 
MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s. 


Date and Time of Bid Opening: 20.12.2016 at 12:30 P.M 

Name of Bidder: M/s Kashif Constructor, Khairpur 


Sr.# 

Eligibility 

Yes 

No 

1 

The interested contractors must have related experience / work order in last three years. 



2 

The contractor must possess renewed / valid electrical incenses of electrical inspector 
region Sukkur. 

VX" 

s' 

< 

3 

Registration with relevant tax authorities (Sindh Revenue Board) 

x/ 



Name of Bidder: M/s Gul Traders Hyderabad 


Sr.# 

Eligibility 

Yes 

No 

1 

The interested contractors must have related experience / work order in last three years. 

v/ 


2 

The contractor must possess renewed / valid electrical incenses of electrical inspector 
region Sukkur. 

v/ 


3 

Registration with relevant tax authorities (Sindh Revenue Board) 




Name of Bidder: M/s OM Parkash M. Kundnani, Larkana 


Sr.# 

Eligibility 

Y e V 

No 

1 

The interested contractors must have related experience / work order in last three years. 



2 

The contractor must possess renewed / valid electrical incenses of electrical inspector 
region Sukkur. 

v/ 


D 

Registration with relevant tax authorities (Sindh Revenue Board) 





Engr. Mir Sajjap Hussain Talpur 
PTTI/GTC. Khairpur Mir's 
External Member 




Mr. Alta Muhammad Phull 
Chairman Civil Engg. Dcptt: 

MUET. SZAB Campus Khairpur Mir’s 





Engr.Sajjad Hussain Memeon 
Incharge Project Director 



Mr. Ghulam Mujtaba Abbasi Principal 
Executive Engineer (Electrical) 

SALU. Khairpur 
External Member 



Assistant Engineer (EL), 

SZAB Campus Khairpur Mir’s 
Member / Secretary 


MUET. Shaheed Z.A Bhutto Campus. Khairpur Mir's/ Convener 


I 
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LIST OF BID ISSUED / BID RECEIVED 


Name of Work:- For transferring three Nos. Transformers from 

Academic premises to Residential Block and HT work for 
Developed Phase of the Residential Complex at MUET, 
Shaheed Z.A Bhutto Campus Khairpur Mir’s. 


s.# 

Bid Issued 

Bid Received 

1 . 

M/s Omparkash M. Kundnani, 
l.arkana 

M/s Omparkash M. Kundnani, 

Larkana 

2. 

M/s Kashif Constructor. Khairpur 

M/s Kashif Constructor. Khairpur 

3. 

M/s G.A Electric Store. Khairpur 

M/s G.A Electric Store. Khairpur 

4. 

M/sGul Traders. Hyderabad 

Not Participated 


i 
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LIST OF BID ISSUED / BID RECEIVED 


Name of Work 


For Air-Conditioning work of ICP Cell. Mechanical 
Engineering Department and Cafeteria of MUET, Shaheed 
Z.A Bhutto Campus Khairpur Mir’s. 


s.u 

Bid Issued 

Bid Received 

1 . 

M/s Kashif Constructor, Khairpur 

M/s Kashif Constructor. Khairpur 

2. 

M/s Omparkash M. Kundnani, 

Larkana 

M/s Omparkash M. Kundnani. 

Larkana 

3. 

M/s Gul Traders. Hyderabad 

M/s Gul Traders. Hyderabad 
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MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY. 

SHAIIEK1) Z.\ BHUTTO CAMPUS KHAIRPl'R MIPS 

Phone No. 0243-9280314 


Bid Proposal Check list 
Bid Proposal Opening 


NAME OF WORK For Transferring Three Nos. Transformers from Academic 

premises to Residential Block and HT work for Developed Phase of 
the Residential Complex at MUET, Shahecd Z.A Bhutto Campus 
Khairpur Mir’s. 

Bid Opening Date:- 20-12-2016 Time: 12:30 PM 
Name of Bidder:- M/s G.A Electric Store, Khairpur 

(a) Is outer envelope of bid sealed? Yes 

(b) Expiration date of bid: 60 days 

(c) Is documentary authority of signing enclosed? Yes 

(d) Amount of bid security (if required): 2% of Offered Bid Cost(Rs.44. 000.00) 

(e) Describe any "substitution.” "Withdrawal." or "Modification”: Nil 

(f) Describe any alternative bid made: Nil 

(g) Describe any discounts or modifications offered: Nil 

(h) Name of bidder or representative present: Ghulam Akbar 

(i) Total Bid price: Rs.22.02.200/- 


Signature of Responsible official: 


Date: 
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MEHRAN UNIVERSITY OP ENGINEERING & TECHNOLOGY. 

SIIAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S 

Phone No.0243-9280314 


Bid Proposal Cheek list 
Bid Proposal Opening 


NAME OF WORK For Transferring Three Nos. Transformers from Academic 

premises to Residential Block and HT work for Developed Phase of 
the Residential Complex at MUET, Shaheed Z.A Bhutto Campus 
Khairpur Mir's. 

Bid Opening Date:- 20-12-2016 Time: 12:30 PM 
Name of Bidder:- M/s Kashif Constructor, Khairpur 


(a) Is outer envelope of bid sealed? Yes 

(b) Expiration date of bid: 60 days 

(c) Is documentary authority of signing enclosed? Yes 

(d) Amount of bid security (if required): 2% of Offered Bid Cost(Rs.43.000.00) 

(e) Describe any “substitution,” “Withdrawal,” or “Modification”: Nil 

(f) Describe any alternative bid made: Nil 

(g) Describe any discounts or modifications offered: Nil 

(h) Name of bidder or representative present: Kashif 

(i) Total Bid price: Rs.2 1,48.381/- 


Signature of Responsible official: 


Dale: 
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MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SHAHEEl) Z.A Hill I K) CAMPUS KHAIRPl R MIR'S 

Phone No.0243-9280314 


Bid Proposal Cheek list 
Bid Proposal Opening 


NAME OF WORK For Transferring Three Nos. Transformers from Academic 

premises to Residential Block and HT work for Developed Phase of 
the Residential Complex at MUF.T, Shaheed Z.A Bhutto Campus 
Khairpur Mir’s. 

Bid Opening Date:- 20-12-2016 Time: 12:30 PM 

Name of Bidder:- M/s Omparkash M. Kundnani, Larkana 


(a) Is outer envelope of bid sealed? Yes 

(b) Expiration date of bid: 60 days 

(c) Is documentary authority of signing enclosed? Yes 

(d) Amount of bid security (if required): 2% of Offered Bid Cost(Rs.42.000.00) 

(e) Describe any •‘substitution.” "Withdrawal.” or “Modification”: Nil 

(f) Describe any alternative bid made: Nil 

(g) Describe any discounts or modifications offered: Nil 

(h) Name of bidder or representative present: OM Parkash 

(i) Total Bid price: Rs.2.098.900/- 


Signature of Responsible official: 


Date: 
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MEI IRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY. 

SH AHEKI) Z.A BHUTTO CAMPUS K1IA1RPUR MIR’S 

Phone No. 0243-92803 14 


Bid Proposal Check list 
Bid Proposal Opening 


NAME OF WORK 


For Air-Conditioning work of ICP Cell, Mechanical Engineering 
Department and Cafeteria of MUET, Shahccd Z.A Bhutto Campus 
Khairpur Mir’s. 


Bid Opening Date:- 20-12-2016 Time: 12:30 PM 

Name of Bidder:- M/s OM Parkash M. Kundnani, Larkana 

(a) Is outer envelope of bid sealed? Yes 

(b) Expiration dale of bid: (,0 days 

(c) Is documentary authority of signing enclosed? Yes 

(d) Amount of bid security (if required): 2% of Offered Bid Cost(Rs.40.000.00) 

(e) Describe any "substitution." "Withdrawal." or "Modification": Nil 

(0 Describe any alternative bid made: Nil 

(g) Describe any discounts or modifications offered: Nil 

(h) Name of bidder or representative present: OM Parkash 

(i) Total Bid price: Rs. 1.989.000/- 


Signature of Responsible official: 


Date: 
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MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY. 

SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S 

Phone No. 0243-9280314 


Bid Proposal Check list 
Bid Proposal Opening 


NAME OF WORK :- 


For Air-Conditioning work of ICP Cell, Mechanical Engineering 
Department and Cafeteria of MUET, Shaheed Z.A Bhutto Campus 
Khairpur Mir’s. 


Bid Opening Date:- 20-12-2016 Time: 12:30 PM 
Name of Bidder:- M/s Kashif Constructor. Khairpur 

(a) Is outer envelope of bid sealed? 

(b) Expiration date of bid: 

(c) Is documentary authority of signing enclosed? 

(d) Amount of bid security (if required): 

(e) Describe any "substitution,” "Withdrawal,” or "Modification”: Nil 

(0 Describe any alternative bid made: Nil 

(g) Describe any discounts or modifications offered: Nil 

(h) Name of bidder or representative present: Kashif 

(i) Total Bid price: Rs.l 8.60.300/- 


Yes 

60 days 
Yes 

2% of Offered Bid Cost(Rs.38.000.00) 


Signature of Responsible official: 


Date: 
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MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY. 

SHAHEED Z.A BHUTTO CAMPUS KIIAIKPUR MIR'S 

Phone No.0243-9280314 


Bid Proposal Check list 
Bid Proposal Opening 


NAME OF WORK For Air-Conditioning work of ICP Cell, Mechanical Engineering 

Department and Cafeteria of MUET, Shaheed Z.A Bhutto Campus 
Khairpur Mir’s. 

Bid Opening Date:- 20-12-2016 Time: 12:30 PM 
Name of Bidder:- M/s Gul Traders Hyderabad 


(a) Is outer envelope of bid sealed? 

Yes 

(b) Expiration date of bid: 

60 days 

(c) Is documentary authority of signing enclosed? 

Yes 

(d) Amount of bid security (if required): 

2% of Offered Bid Cost(Rs. 39,000. 00) 

(e) Describe any “substitution." “Withdrawal " or "Modification": Nil 

(0 Describe any alternative bid made: 

Nil 

(g) Describe any discounts or modifications offered: 

Nil 

(h) Name of bidder or representative present: 

Mustafa 

(i) Total Bid price: 

Rs. 1,929,000/- 


Signature of Responsible official: 


Date: 
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Bid Evaluation Report 

1 . Name of Procuring Agency: Mehran University of Engineering & Technology, Shahced Z.A Bhutto Campus Khairpur Mir' 

2. Tender Reference No:PD/MUET/KHP/-466 Dated: 1 1-1 1-2016 & Corrigendum No:PDMUET/KHP -479 Dated: 28-1 1-2016 

3. Tender Description/Name of work/item: For Transferring Three Nos Transformers from Academic 

premises to Residential Block and HT work for Developed 
Phase of the Residential Complex at MUET, Shaheed Z.A 
Bhutto Campus Khairpur Mir’s. 

4. Method of Procurement: Domestic / Local 

5. Tender Published: SPPRA Website on 16-11-2016. 

Print <& Electronic Media (SPPRA ID No. 30490 & MUET. Jamshoro Website on 16-11- 
2016. Daily Dawn Dated: 14-1 1-2016. Rozani Sindh Express Dated: 1 2-1 1-2016 & Daily 
Jung Dated: 13-1 1-2016. 


6. Total Bid documents Sold: Four (04) Nos. 


7. Total Bids Received: Three (03) Nos. 

8. technical Bid Opening date: (if applicable) N/A (Provide details in separate form) 

9. No. of Bid technically qualified (if applicable): N/A 

10. Bid(s) Rejected: NIL 

1 1 . Financial Bid Opening date: 20-12-2016 

12. Bid Evaluation Report: 


s 

No 

Name of Firm or Bidder 

Cost offered by 
the Bidder 

Ranking in 
terms of 
cost 

Comparison 
with Estimated 

cost 

Reasons for 
acceptance/ 
rejection 

Remarks 

0 

1 

2 

3 

4 

5 

6 

1 . 

M/s OM Parkash 

M.Kundnani. Larkana 

Rs. 20.98. 900. 00 

1 st lowest 

2.33% Below 

Accepted due to 
l" lowest 


2. 

M/s Kashif Constructor, 
Khairpur 

Rs.2 1,48.3 8 1.00 

2 nd Lowest 

0.03 % Below 

2 nd Lowest 


3. 

M/s G.A Electric Store. 
Khairpur 

Rs. 22. 02, 200.00 

Highest 

2.47% Above 

Highest 




Signatures of the Members of the Committee. 




mad. PI ui 


Engr. Mir Sajjad Hussain Jaipur F.ngr.Atta Muhammad. Pluil 

Principal PT1I OCT. Khairpur Mir's Chairman Civil F.ngg. Deptt: 



External Member 


MUET. SZAB Campus Khairpur Mir's 
Member 



tticer Khairpur 



DeputVnirect 

MUETNSZA 


lance 

ampus Khairpur Mir's Member 



Mr. Ghularti Mujtaba Ahbasi 
Lxecutive'Engineer (Electrical) 
SALU. Khairpur. External Member 


i Brohi 


Assistant Engineer (Electrical). 

Member Secretary 

SZAB Campus Khairpur Mir’s 



Engr.Saj.iad I lussain Meinon 
In-charge Project Director 

MUET. Shaheed /.A Bhutto Campus. Khairpur Mir’s C onvener 
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Bid Evaluation Report 

1 . Name of Procuring Agency: Mehran University of Engineering & Technology, Shaheed Z. A Bhutto Campus Khairpur Mil ’s 

2. Tender Reference No:PD/MUET/KHP/-466 Dated: I l-l 1-2016 & Corrigendum No:PD/MUET/KHP/-479 Dated: 28-11-2016 

3. Tender Description/Name of work/item: For Air-Conditioning work of ICP Cell, Mechanical Engineering 

Department and Cafeteria of MUET, Shaheed Z.A Bhutto Campus 
Khairpur Mir’s. 

4. Method of Procurement: Domestic / Local 

5. Tender Published: SPPRA Website on lfi-1 1-2016. 

Print <£ Electronic Media (SPPRA ID No. 30490 & MUET, Jamshoro Website on 16-11- 
2016. Daily Dawn Dated: 14-1 1-2016, Rozani Sindh Express Dated: 12-1 1-2016 & Daily 
Jung Dated: 13- 11 -20 16. 


6. Total Bid documents Sold: Three (03) Nos. 

7. Total Bids Received: Three (03) Nos. 

8. Technical Bid Opening date: (if applicable) 


N/A 


(Provide details in separate form) 


9. No. of Bid technically qualified (if applicable): 

10. Bid(s) Rejected: NIL 


N/A 


11. Financial Bid Opening date: 

12. Bid Evaluation Report: 


20 - 12-2016 


s 

No 

Name of Firm or Bidder 

Cost offered by 
the Bidder 

Ranking in 
terms of 
cost 

Comparison 
with Estimated 

cost 

Reasons for 
acceptance/ 
rejection 

Remarks 

0 

1 

2 

3 

4 

5 

6 

1 . 

M/s Kashif Constructor, 
Khairpur 

Rs. 18.60.300.00 

1 51 lowest 

0.81% Below 

Accepted due to 

1 sl lowest 


2. 

M/s Gul Traders, Hyderabad 

Rs. 19,29.000.00 

2 nd Lowest 

2.85% Above 

2 nd Lowest 


3. 

M/s Om Parkash 

M.Kundnani. Larkana 

Rs. 19,89.000.00 

Highest 

6.05% Above 

Highest 





Signatures of the Members of the Committee. 




Engr. Mir Sajja^, Hussain Talpur Engr.Atta Muhamnlad Paul 
Principal PT l l/GCT. Khairpur Mir’ s Chairman Civil Engg. Deptt: 


External Member 

C_ 

Mr.Maqsood , jinie dJVleiiion 
District FwcS) officer Khairpur 
External Mem ier 



MUET. SZAB Campus Khairpur Mir’s 
Member 


Mr. Ghulam Mujtuba Abbasi 
Executive Engineer ( Electrical ) 
SALU, Khairpur, External Member 




.fjpnanna 
reefor Finance 

AB Campus Khairpur Mir’s/Member 
t 



0 # 


Engr.5lavee(fATrBrohi 
Assistant Engineer (Electrical), 
Member / Secretary 
SZAB Campus Khairpur Mir’s 


* 3 ? 


Engr.Sajjad Hussain Menton 
In-charge Project Director 

MUET, Shaheed Z.A Bhutto Campus, Khairpur Mir’s/Convener 
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Record of Bid Opening 


NAME OF WORK For transferring three Nos. Transformers from Academic premises 

to Residential Block and IIT work for Developed Phase of the 
Residential Complex at MUET. Shaheed Z.A Bhutto Campus 
Khairpur Mir’s. 

Date and Time of Bid Opening: 20-12-2016 at 12:30 PM 

The Bid opening committee checked the bids that were received in Project Directors office, and 
ensured that total number of bids received was three (03) & all were properly sealed. (List attached as 
annexure-A). 

The committee opened the bids for transferring three Nos. Transformers from Academic premises to 
Residential Block and HT work for Developed Phase of the Residential Complex at MUET, Shaheed 
Z.A Bhutto Campus Khairpur Mir’s at the above time and date in presence intending of contractors / 
representatives (Attendance sheet is attached as annexure-B). 

The bidders names along w ith the offered bid amount and presence of a correct bid security were 
read aloud by the committee as follows:- 


s .# 

NAME OF BIDDER 

BID 

AMOUNT 

BID SECURITY 
AMOUNT 

NO. AND DATE OF 

BID SECURITY/ 
CHEQUE/ 

GUARANTEE WITH 
BANK NAME 

REMARKS 

PAKISTANI RS. 

PAKISTANI 

RS. 

1 

M/s OM Parkash 
M.Kundnani, 

Larkana 

Rs. 20,98.900.00 

Rs.42.000/- 

Call Deposit P.O. 

No.0311405l. NIB 
Bank Larkana Branch 
Dated: 19-12-2016. 

More than 
required 

2 

M/s Kashif 
Constructor. 

Khairpur 

Rs.2 1,48,38 1.00 

Rs.43.000/- 

Call Deposit P.O. 
No.0062933. Khushali 
Bank Limited 

Khairpur Dated: 19- 
12-2016. 

More than 
required 


M/s G.A Electric 
Store. Khairpur 

Rs. 22,02.200.00 

Rs.44.000/- 

Call Deposit P.O. 

No.0 162252, JS Bank 
Khairpur Dated: 19-12- 
2016. 

More than 
required 



l nyr. Mir Sajjad Hussain l alpur Cngr.Atta Muhammad I’hul 
Principal PTTI (fC T. Khairpur Mir’s Chairman Civil Cngg. Deptt: 

P.xtomal Member Ml l| I . s/Alt Campus Khairpur Mir’s 

Member 



Executive Engineer ( I .leclrical ) 
External Member 



Engr.Sajjad Hussain Mcmon 
ln-chargc Project Director 
MI TT. Shaheed Z.A Bhutto Campus. 
Khairpur Mir’s/ Convener 
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Record of Bid Opening 


NAME OF WORK For Air-Conditioning work of ICP Cell, Mechanical Engineering Department 

and Cafeleria of MUET, Shalieed Z.A Bhutto Campus Khairpur Mir’s. 

Date and Time of Bid Opening: 20-12-2016 at 12:30 PM 

The Bid opening committee checked the bids that were received in Project Directors office, and 
ensured that total number of bids received was three (03) & all were properly sealed. (List attached as 
annexure-A). 

The committee opened the bids of For Air-Conditioning work of ICP Cell. Mechanical Engineering 
Department and Cafeteria of MUET. Shaheed Z.A Bhutto Campus Khairpur Mir's at the above time 
and date in presence intending of contractors / representatives (Attendance sheet is attached as 
anncxure-B). 

The bidders names along with the offered bid amount and presence of a correct bid security were 
read aloud by the committee as follows:- 


S M 

NAME OF BIDDER 

BID 

AMOUNT 

BID SECURITY 
AMOUNT 

NO. AND DATE OF BID 
SECURITY/ CHEQUE/ 

REMARKS 



PAKISTANI RS. 

PAKISTANI 

RS. 

GUARAN IFF Willi 
BANK NAME 


1 

M/s Kashif 
Constructor. 

Khairpur 

Rs. 18.60.300.00 

Rs.38.000/- 

Call Deposit SD. 

No.05902971, UBL 

Foujdari RD BR 

Khairpur Dated: 19-12- 
2016. 

More than 
required 

2 

M/s Gul Traders. 
Flydcrabad 

Rs. 19.29.000.00 

Rs.39.000/- 

Call Deposit CDR No. 
0000859, Khushali 

Bank Limited Khairpur 
Dated: 19-12-2016. 

More than 
required 

3 

M/s Om Parkash 
M.Kundnani. 

Larkana 

Rs. 19.89.000.00 

Rs.40,000/- 

Call Deposit CDR 

No. 0000860. Khushali 
Bank Limited Khairpur 
Dated: 19-12-2016. 

More than 
required 







L-.iigr. Mir Sajjadll lussain Tulpur Engr.AUa Muhammad Phul 
I Vinci pal PITI'OCT. Khairpur Mil’s Chairman Civil Engg. Deptt: 

External Member MUET. SZAB Campus Khairpur Mir's 

Member 



Mr. (jhulam Mujlaha Ahbasi 
Exccutiv e Engineer ( I .leelrieal ) 
External Member 



Mr.KTaqsood Ahm ed lylemon 
District l oresnWITieer Khairpur 
per 


|i .JiSVaJas./yiTi'anna 
Deputy IjiiceKfr Finance 
\iUF. E*/r\H Campus Khairpur Mirs/Member 


cJa 


l.ngr. Kaveeir'Alt'ttrohi 
Assistant I nginecr ( Electrical ). 
Member / Secretary 
SZAB Campus Khairpur Mir's 




Engr.Sajjad Hussain Memon 
In-eharge Project Director 
MUET. Shaheed Z.A Bhutto Campus. 
Khairpur Mir's/ Convener 
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COMPARATIVE STATEMENT OF TRANSFERRING THREE NOS TRANSFORMERS FROM ACADEMIC 
PREMISES TO RESIDENTIAL BLOCK AND HT WORK FOR DEVELOPED PHASE OF THE RESIDENTIAL 
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Engr.Sajjad Hussain Memon 
In-chargc Projecl Director 
MUET, Shaheed Z.A Bhutto Campus. 
Khairpur Mips/ Convener 


COMPARATIVE STATEMENT OF TRANSFERRING THREE NOS TRANSFORMERS F ROM ACADEMIC PREMISES TO RESIDENTIAL BLOCK AND II T WORK FOR 
DEV ELOPED PHASE OF THE RESIDENTIAL COMPLEX, MEET SHAHEF.D ZA Blll'TTO CAMPUS KIIAIRPI R MIR'S. Tinder Open on 20-12-2016. 
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Quoted Rates M/S G.A Electric Quoted Rates M/S Kashif Quoted Rates M/S OM I’arkash 

Description Unit Qt> Store, Khairpur. Construction, Khairpur. M.Kundnani, Larkana. Remarks 
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COMPARATIVE STATEMENT FOR AIR-CONDITIONING WORK OF ICP CELL, MECHANICAL 
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Engr.Sajjad Hussain Memon 
In-charge Project Director 
MUET, Shaheed Z.A Bhutto Campus. 
Khairpur Mil's/ Convener 


COMPARATIVE STATEMENT FOR AIR-CONDITIONING WORK OF ICP CELL, MECHANICAL ENGINEERING DEPARTMENT AND CAFETERI A, MlIET SHAHEED /-A BHUTTO 

CAMPUS KHA1RPUR MIR’S. Tender Open on 20-12-2016. 
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Engr Sajjad Hussain Memon 
In-charge Project Director 
MUET. Shaheed Z A Bhuno Campus. 
Khairpur Mir’s/ Convener 


MKHKAN UNIVERSITY OF ENGINEERING AND TECHNOLOGY. SHAHEED Z.A 

BHUTTO CAMPUS KHAIRPUR MIR'S. 

MINUTES OF PROCUREMENT COMMITTEE FOR AIR-CONDITIONING WORK OF ICP 

CELL. MECHANICAL ENGINEERING DEPARTMENT & CAFETERIA AND FOR 

TRANSFERRING THREE NOS TRANSFORMERS FROM ACADEMIC PREMISES TO 

RESIDENTIAL BLOCK AND HT WORK FOR DEVELOPED PHASE OF THE RESIDENTIAL 

COMPLEX AT MUET. SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S HELD ON 

20.12.2016 AT 12:30 P.M IN THE OFFICE OF PROJECT DIRECTOR AT MUET, SHAHEED 

Z.A BHUTTO CAMPUS KHAIRPUR MIR’S. 


The Meeting of Procurement committee for Air-Conditioning work of ICP Cell. Mechanical 
Engineering Department & Cafeteria and for Transferring three Nos. Transformers from Academic 
Premises to Residential Block and HT work for developed phase of the Residential Complex at MUET, 
Shaheed Z.A Bhutto Campus Khairpur Mir’s was held on 20.12.2016 at 12.30 p.m on in the office of 
Project Director at MUET, Shaheed Z.A Bhutto Campus Khairpur Mir's. The following attended the 
meeting. 


1 . 


3. 


4. 


6 . 

7. 


Engr.Sajjad Hussain Memon 

Incharge Project Director 

MUET. SZAB Campus Khairpur Mir's 

Convenor 

Engr. Mir Sajjad I lussain Talpur 

Principal PTTI/GTC. Khairpur Mir's 

External Member 

Mr.Atta Muhammad Phull 

Chairman Civil Engg. Deptt: 

MUET. SZAB Campus Khairpur 

Member 

Mr. Ghulam Mujtaba Abbasi 

Executive Engineer (Electrical) 

SALU, Khairpur. External Member 

External Member 

Mr.Maqsood Ahmed Memon 

District Forest Officer Khairpur 

External Member 

Mr. Waqas Ali Channa 

Deputy Director Finance 

Member 

Engr. Naveed Ali Brohi 

Assistant Engineer (EL). 

MUE T. SZAB Campus Khairpur 

Secretary / Member 


The meeting started with the name of Almighty Allah. Afterwards. Project Director welcomed the 
participants and thanked them for attending the meeting. 


Later on, the agenda was discussed and following recommendations were made as under: 
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ITEM NO. 01 TO OPEN AM) SCRUTINIZE THE BIDS RECEIVED FROM THE FIRMS I OR 
AIR-CONDITIONING WORK OF ICP CELL, MECHANICAL ENGINEERING 

DEPARTMENT AND CAFETERIA OE MEET. SHAHEED /-A BUT I IT) 

CAM PI S KHAIRPUR MIR’S. 


The Project Director informed the committee that the bids were invited for Air-Conditioning work of ICP 
Cell. Mechanical Engineering Department and Cafeteria of MUET, Shaheed Z.A Bhutto Campus Khairpur Mil's 
vide letter No:PD MUET/KHP/-466 Dated: 1 1-11-2016 & Corrigendum No:PD'MUET/KHP/-479 Dated: 28-1 1-2016. The 
NIT along with the bidding documents were hoisted on SPPRA website and MUET, Shaheed Z.A Bhutto 
Campus Website. The copies of the same are enclosed as annexures A & B. Total 03 Nos contractors 
purchased the tender documents and same Nos. submitted the bids duly filled. The Tenders/ bids were 
opened on 20.12.2016 at 12:30 p.m in the presence of Contractors and committee members. The amount 
quoted offered by the contactors was read aloud and recorded in the bid opening sheet which was then 
signed by the committee members and available / present contractors. 

The following bidders submitted their bids. 

1 . M/s Kashif Constructor, Khairpur Tendered Cost Rs. 1 8,60.300.00 

2. M/s Gul Traders. Hyderabad Tendered Cost Rs. 19,29.000.00 

3. M/s Om Parkash M.Kundnani. Larkana Tendered Cost Rs. 19.89.000.00 

Later on the committee members scrutinized and evaluated the bids technically, arithmetically and 
financially as per the criteria mentioned in the bidding documents and prepared the bid evaluation report 
which is attached herewith. 

After evaluation, the committee found that the rate quoted by M/s Kashif Constructor, Khairpur was the 
lowest in competition. 

After detailed discussion, the Committee recommended for award of the work of Air-Conditioning work 
of ICP Cell. Mechanical Engineering Department and Cafeteria of MUET. Shaheed Z.A Bhutto Campus 
Khairpur Mir’s at MUET. Shaheed Z.A Bhutto Campus Khairpur Mir's to M/s Kashif Constructor. 
Khairpur at the evaluated cost of Rs. 18,60,300.00. 

ITEM NO. 02 TO OPEN AND SCRUTINIZE THE BIDS REC EIVED FROM HIE FIRMS FOR 
TRANSFERRING THREE NOS TRANSFORMERS FROM ACADEMIC 

PREMISES TO RESIDENTIAL BLOC K AND HT WORK FOR DEVELOPED 

PH ASE OF THE RESIDENTIAL COMPLEX AT Mi l l . SH AHEED Z.A Bill I I P 

CAMPUS KHAIRPUR MIR’S. 


Similarly the Project Director briefed the procurement committee regarding the procedure adopted for inviting the 
tenders, for Transferring Three Nos Transformers from Academic premises to Residential Block and HT 
w’ork for Developed Phase of the Residential Complex at MUET, Shaheed Z.A Bhutto Campus Khairpur 
Mir’s. Further he told that total 04 Nos contractors had purchased the tender documents and 03 Nos. submitted the 
bids duly filled. The Tenders/ bids were opened on 20.12.2016 at 12:30 p.m in the presence of Contractors 
and committee members. The amount quoted / offered by the contactors was read aloud and recorded in 
the bid opening sheet which was then signed by the committee members and available / present 
contractors. 


I he follow ing bidders submitted their bids. 

1. M/s OM Parkash M.Kundnani, Larkana 

2. M/s Kashif Constructor, Khairpur 

3. M/s G.A Electric Store, Khairpur 
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Later on the committee members scrutinized and evaluated the bids technically, arithmetically and 
financially as per the criteria mentioned in the bidding documents and prepared the bid evaluation report 
which is attached herewith. 

After evaluation, the committee found that the rate quoted by M/s OM Parkash M.Kundnani. Larkana was 
the lowest in competition. 

After detailed discussion, the Committee recommended for award of the w'ork for Transferring Three Nos. 
Transformers from Academic premises to Residential Block and HT work for Developed Phase of the 
Residential Complex at MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s to M/s OM Parkash 
M.Kundnani, Larkana at the evaluated cost of Rs.20, 98, 900.00. 

The meeting ended w ith the vote of thanks to and from the Chair. 



Engr. MirSajjad Hussain Talpur 
Principal PTTl/CiCT. Khairpur Mil’s 
Member 



Mr.Maqsoofl Ahmed Memon 
DistrictTqfct Officer Khairpur 
External Member 





Engr.Atta Muhammad Phul 
Chairman Civil Engg. Deptt: 
MUET. SZAB Campus 
Khairpur Mir's Member 



i Channa 
Sector Finance 
fSZAB Campus 
fpur Mir's/Member 


O 

Mr. Ghulam MTfjtaba AfiF 
Executive Engineer (Electrical) External 
SALU. Khairpur. External Member 



Ed^f.Na'v^eilCui Brohi 
Assistant Engineer (Electrical), 
MUET.SZAB Campus Khairpur 



Engr.Sajjad Hussain Memon 
In-charge Project Director 

MUET. Shaheed Z.A Bhutto Campus. Khairpur MiPs/Con verier 
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The En4 


36 



